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ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 /019W 

004566 271418Z/46 

P 271422Z MAR 78 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC PRIORITY 961 1 

UNCLAS MOSCOW 05843 


Message Text 


FOR A/FBO 

E.O. 11652: N/A 

TAGS: ABLD, AFSP, ASEC/NSU 

SUBJECT: EMBASSY RECONSTRUCTION PROPERTY NO. L01001, 
COLUMBIA ELECTRIC SUPPLY CO. 

1 . AS AUTHORIZED FBO/M SENT TELEX TO SUBJECT FIRM ON 

3 MARCH CONCERNING URGENTLY NEEDED ELECTRICAL MATERIALS. 
WE RECEIVED THEIR MR. G. E. BOHANNON'S LETTER RESPONSE 
ON 24 MARCH, THREE WEEKS LOST AND AIR SHIPMENT NOW SEEMS 
ONLY SUITABLE SOLUTION. 

2. EMBASSY ISSUEING P. O. 005-FBO BY TELEX TODAY 
AMT $1,331.00 F O B. ROCKVILLE AND REQUESTING VENDOR 
CONTACT A/FBO FOR SHIPPING INSTRUCTIONS. 

3. PAST AIR SHIPMENTS VIA PAN AM HAVE BEEN MOST UN- 
SATISFACTORY, USUALLY REQUIRING LONGER THAN SURFACE 
SHIPMENT TO AMEMBASSY HELSINKI. PERHAPS SHIPMENT CAN 
GO BY AIR TO HELSINKI. ASSISTANCE APPRECIATED. 
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